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Harrison 4 Abramovit* 
Fifth Avenue 
Wm fork 20, lev fork 

Gentlemen* 


Public Buildings Service 

Washington 25, D. C. 

MAR 1 7 1958 

M 8»ply Refer Tot FCAF 
latagley, Virginia 
Central Intelligence Agency 
headquarters Building 
l*3Pejeet Bo, 14(122 


^■intermediate working drawings for the Central Intelligence Agency 

receivedOn February 3 , have been reviewed ^ 
this office and by the Central Intelligence Agency, 

fine® 25% completion working drawings required by Article life! 
contact GS-oo-B-SSk m. .uteitted, 

iC aCC * P J ed «s « iSi submission and is approved as such. 
Accordingly s voucher in the amount of |2k5>,150 as specified by 
Article III(c) is enclosed for your signature and return for payment. 

yOU f u Cont ff ct required as an intermediate working 
toawiag sutedsaion # the following* ^Intermediate working drawings 
including^ laaiscape plans and estimate of cost*. The intermediate 

iSimVM e8tisa ' te been reviewed and our comments 

resulting from this review are attached as follows, 

o* x 0f . Outline Specifications for Mechanical Work, 

*• Standard Details {lighting fixtures), 

3* €opie« of Estimate# Division memorandums of March 11 
m& March 12, 

***** comments end drawings as follows have been forwarded to you* 

1* Marked set of intermediate drawings 
*. Cafeteria comments 
3, Client** marked set of drawings 

J hB i *****"&»*• submission is withheld pending receipt of 

^ffo?thW^e ePPr °' 5,a ° f 

Document Ka. __ ,, ' 

Mincerely yours 


Review of Ibis document by CIA has \ 
determined that 

'SjC. CiA has ns objection to dcciass 

□ !•' co.tJsins tEfonaatsoa «f gift 

iatj e. f t’iif svusi i&iiixin \ 

AiOisiffyi. HR 78-2 \ 

o Jy r<»« Uwtiiing sf CiA interest \ 


(Signed) E. I. Van Vranken 
i* &* luater 
Assistant Commissioner 
*• S ** lgn “ Construction 
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